MBTA Project No. R17CNO6 - MBTA Quincy Bus Maintenance Facility 
Trade Subcontractor Tabulation of Bids 
Bid Date: August 30, 2023 12:00PM 


Commercial Masonry Corporation 
F 


0 
0 
0 
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8002 GLASS AND GLAZING Aluminum & Glass Concepts Inc. $97,627.00 


7001 WATERPROOFING DAMPPROOFING CAULKING olan Waterproofing $989,100.00 
08002 GLASS AND GLAZING Kapiloff* s Glass $113,875.00 
0 : 


7002 ROOFING AND FLASHING Titan Roofing Inc $7,484,100.00 


Reliable Roofing & Sheet Metal LLC $8,582,900.00 


